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BILL NO. S-86-09-0 2 


SPECIAL ORDINANCE NO. S- SS. 7- 


AN ORDINANCE approving Change Order 
No. 1.for Res. 5989-83, Barr Street 
Improvements, Alternate II, with 

L. W. Dailey, Inc., in connection 
with the Board of Public Works 

and Safety of the City of Fort 
Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 


OF THE CITY OF FORT WAYNE, INDIANA: 





SECTION 1. That Change Order No. 1 for Res. 5989-83, 
Barr Street Improvements, Alternate II, with L. W. Dailey, Inc., 
in connection with the Board of Public Works and Safety, for: 
This Change order is necessary 
to balance the accounting of the 
contract to show final cost; 
involving a net decrease of One Thousand One Hundred Sixty-Six 
and 83/100 Dollars ($1,166.83), all as more particularly set 
forth in the specifications, and which is on file with the Office 
of the Board of Public Works and Safety and is by reference incor- 
porated herein, made a part hereof, and is hereby in aks things 
ratified, confirmed and approved. 
SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 


A 






Bruce O. Boxbefger, City Attorney 
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RAGE CITY CLERK 


time, in full and on motion sae” ; 
Í Lee , and duly adopted, pce on its 


(B6ST) by the following vote: 





KENNEDY, 










AYES NAYS ABSTAINED ABSENT LOS Wier: 


TOTAL VOTES 





BRADBURY 
BURNS 
ETSBART 
GiaQUINTA 
HENRY 
REDD 

SCHMIDT 


STIER 


UV Vole trish iah 


TALARICO 


; SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City ef Fort 


Wayne, Indiana, as (ANNEXATTO! 
(SPECIAL) (ZONING MAP) ORDINANCE ( 
on the AS Ah day of 


ATTEST: i r 
a ome, : oF Ramel mo 
SANDRA E. KENNEDY, CITY CLERK’ - i P 








RESIDING OFFICER 


Presented by me to the Mayor of City of Fort Wayne, Indiana, 


on the OH ie of : om a aes so 





SANDRA E. KENNEDY, CITY CLERK 
Approved and signed by me this BY day of 


7 na gô 
19 56 , at the hour of =, o'clock Je M: ,EsS ats 





pat i ; 76-70-27 


CHANGE ORDER Ws6/5¢ ; 
4 
Change Order No. 1 Resolution No. 5989-83 
Project No. Board Order No. 42-83 
Name of Project Barr St. Improvements Alternate II Date 8-15-86 
To: LW. -Dailey inc; 
(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 


Item Description of Change Change in Contract Price 
No. {| Quantit Material Unit Price 


j 
4 
| | : 


| | 
| Š Alternate II | 15 lo683 
| | 

| 


Total Decrease 





Total Increase 


| 
Net (Decrease) (@imomease) Contract Price 11,166.83 


The sum of $ 1,166.83 is hereby (adderkxto) (deducted from) the total contract 
price, and the final contract price shall be adjusted as follows: 


Original Contract Price $ 43,174.75 
Current Contract Price Adjusted by Previous Change Order $___------ 
New Contract Price Including this Change Order $ 42 007592 


The time provided for completion in the contract for this project is (unchanged) (increased) 
(decreased) by calendar days due to this Change Order. The date for completion 

: Furthermore, this document shall become an 
amendment to the/c 411 provisions of the contract shall apply hereto. 


i j Date I-15- 86 









Accepted by: Contractor) Date 

Approved by: = vs a A City Engineer Date 

Approved by: Kad A Leet Owner) Date ? ő ne 
Teun 


Attested by: ies. LLON K oms Date Pead tG 


Change Order No. 1 
Resolution No. 5989-83 
Board Order No. 42-83 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: To balance the accounting of the contract to show final cost. 


Will proposed change alter size of the project? Yes No XX 
If yes, explain: 
a I aaaaamaaammaaaaaaaammmmmmmmmmmmmmħõ 


SSS ET, 


Affect on operation and maintenance cost of this project: NONE 





nn nnn nn ee eaEtEd Esa 

















EEE. 


Victor F. Bobay 






Engineer 


ee ; 
Admn. Appr. 


DIGEST SHEET 


ay F6-OF-93 








TITLE OF ORDINANCE Change Order #1, Res. 5989-83, Barr St. Improvements, Alternate 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 
SYNOPSIS OF ORDINANCE Change Order #1, Res. 5989-83, Barr Street Improvements, 


Alternate II is necessary to balance the accounting of the contract to show final 


COSE: he We Dailër, Inc., is the contractor. 


OO e 
a NS 


EFFECT OF PASSAGE to facilitate completion of project 
a a ee ee a a ge, SA 

6 Ra a aR A a a a TR O 
EFFECT OF NON-PASSAGE 
cia ahaa re a Doe NES RE SE OS De AS E 
“MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) Decrease of $1,166.83 
Ce  —_- OO arr e 


ASSIGNED TO COMMITTEE (PRESIDENT) 





BILL NOG S-86-09-03 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 
dpe ee at A ee 


WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 
er ce ge OMe eae 
REFERRED AN (ORDINANCE) (RESOLUDDON ) approving Change Order 


No. 1 for Res. 5989-83, Barr Street Improvements, Alternate II, 


with L.W. Daily, Inc., in connection with the Board of Public Works 


and Safety of the City of Fort Wayne, Indiana 


WC? To Shen pt) ee Te ee oS a ee ee 
HAVE HAD SAID (ORDINANCE) (RESOPUTTGNS UNDER CONSIDERATION AND BEG 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


€ (RESGKERESN) 
ee ee he ee ee ae fe ed ae eee 
YES No 


THOMAS C. HENRY 
CHAIRMAN 





DONALD J. SCHMIDT 
VICE CHAIRMAN oho Se Ss Te pee. pe ee 






lN /zaZy MARK E. GiaQUINTA 


Zo. PAUL M. BURNS 
es Cc eens ae os a 


cpg ee) gt Ee. CHARLES B. REDD 


CONCURRED IN 2 -23I SANDRA E. KENNEDY 
CITY CLERK 





